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Message Text 

UNCLASSIFIED 

PAGE 01 ATHENS 04029 161520Z 
ACTION FBOE-OO 

INFO OCT-01 EUR- 1 2 ISO-OO A-01 SY-05 /019W 

113509 171603Z/43 

R 161413Z MAY 78 
FM AMEMBASSY ATHENS 
TO USICA WASHDC 
SECSTATE WASHDC 5855 

UNCLAS ATHENS 4029 

E.O. 11652: N/A 

TAGS: ASUP, AFSP, ABLD. ASEC, AMTC 
SUBJECT: EMBASSY ANNEX RENOVATION 

REF: ATHENS 3865 

1 . REFTEL, PARAGRAPH 3: COST OF BASEMENT TILING IS $1,784.00 
AT EXCHANGE RATE OF DRACHMAS 37 EQUALS US $1.00 
BASED ON SPACE ALLOCATION TO ICA ATHENS (80 PERCENT) THE 
COST TO USICA IS $1,425.00. COST TO SHARED (20 PERCENT OF SPACE) 

IS $350.00. REQUEST AUTHORITY TO PROCEED 

2. REFTEL, PARAGRAPH 4: CONTRACTOR WILL START WORK NEXT 

WEEK WITH WIRING AND ELECTRICAL PANEL BOARD FOR REPRODUCTION/ 

DISTRIBUTION AREA UNLESS USICA ADVISES AGAINST IT. PLEASE 
UNDERSTAND, CONTRACTOR IS AT A STAND STILL AND STATES HE MUST 
START IMMEDIATELY. POST AGREES. USICA CHARGE IS $2,350.00. 

3. REFTEL, PARAGRAPH 5: COST TO INSTALL ADDITIONAL 105 AMPS FOR 
BASEMENT A/C UNIT STILL NOT RECEIVED. AS COST WILL BE SHARED, 

POST WILL AUTHORIZE ATHENS POWER COMPANY TO INSTALLA. POST WILL 
FUND THE CHARGE WHICH HAS BEEN INCLUDED (BY ESTIMATE) IN EMBASSY'S 
FINANCIAL PLAN FOR DISTRIBUTION TO THE BENEFITING AGENCIES. 

4. SEE PARAGRAPH 4B) OF 77 ATHENS 1 1334. FYI, POST JUST 

RECEIVED $625.00 CHARGE FOR ICA ATHENS VAULT DOOR WHICH INCLUDES 
UNCLASSIFIED 
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PAGE 02 ATHENS 04029 161520Z 

METAL FRAME AND PAINTING. POST WAS AUTHORIZED TO PROCEED WITH 
THIS PROJECT BY USICA 3071. 

MCCLOSKEY 
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